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Message Text 

UNCLASSIFIED 

PAGE 01 DAMASC 04188 240710Z 
ACTION NEA- 10 

INFO OCT-01 ISO-OO EB-08 /019W 

034837 24071 1Z /II 

R 240656Z JUL 78 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 8892 
AMEMBASSY ATHENS 

UNCLAS DAMASCUS 4188 

ATHENS FOR RTDO 

E.O. 11652: NA 
TAGS; BTIO, SY 

SUBJ: FGT: PREQUALIFICATION OF CONTRACTORS ENGINEERING 
FIRMS FOR QANT ARY -TELL TAMIR ROAD AND HOMS BY-PASS. 

1 . 502/D AMASCUS/T-1 14 

2. JULY 21, 1978 

3. DENNIS A. MICHAUD 

4. 502 SYRIA 

5. N 

6. MINISTRY OF COMMUNICATIONS, PARLIAMENT ST., DAMASCUS 

7. NONE 

8. AUGUST 24, 1978 

9. 201 -FOREIGN GOVERNMENT TENDER 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 DAMASC 04188 240710Z 

10. SIC 16110 

PREQUALIFICATION OF CONTRACTOR ENGINEERING FRIM FOR CONSTRUCTION 
OF QANTARY -TELL TAMIR AND HOMS BYPASS ROADS PROJECT DESCRIPTION 
QANTARY -TELL TAMIR: 112 KM, ONE CARRIAGWAY; QUANTIES 
TO BE EXCAVATED: EARTH WORKS 3.36 MILLION M3, EMBANK- 
MENT-3.13 MILLION M3; CONCREAT (PLAIN AND REINFORCED) 

19,599 M3, ASPHALT 219,000 M3. PROJECT DESCRIPTION 
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HOMS BYPASS: 26 KM, TWO CARRIAGEWAYS, FOUR INTERCHANGES, 
QUANTITIES TO BE EXCAVATED: EARTH WORKS 3 MILLION 
M3, EMBANKMENT 3 MILLION M3. CONCRETE (PLAIN AND 
REINFORCED) 16,000 M3, ASPHALT 157,000 M3. TENDERER 
APPLICATION SHOULD STATE, 1) NAME, ADDRESS, AND 
CITICENSHIP. CAPITAL, BANK REFERENCE, AND NAVES OF 
MAIN STAFF, MAINLY ENGINEERS AND TECHNICIANS, 2) 
NARRATION OF FIRM'S EXPERIENCE, AND SIMILAR PROJECTS 
EXECUTED BY IT DURING THE LAST FIVE YEARS, COST OF 
EACH, NAME OF OWNER, AND LOCATION, 3) LIST OF SIMILAR 
PROJECTS IN SYRIA OR NEIGHBORING COUNTRIES. APPLICATIONS 
IN 2 COPIES, IN A SEALED ENVELOPE, ENTITLED "REQUEST 
FOR PREQUALIFICATION FOR THE CONSTRUCTION OF QANTARY- 
TEL TAMIR BY-PASS OF HOMS HIGHWAY PROJECTS". FIRMS 
WILL BE NOTIFIED OF RESULE NOT LATER THAN SEPTEMBER 
17, 1978, WITHOUT JUSTIFICATION. 

11. MODE OF PAYMENT: PROJECT IS PARTIALLY FINANCED BY 
LOANS FROM THE WORLD BANK. 

PF.LLF.TRF.AII 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 jul 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978DAMASC04188 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780302-1218 
Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780729/aaaaaxyf.tel 

Line Count: 82 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 3c42f96d-c288-dd11-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1912079 
Secure: OPEN 
Status: NATIVE 

Subject: FGT: PREQUALIFICATION OF CONTRACTORS ENGINEERING FIRMS FOR QANTARY-TELL TAMIR ROAD AND HOMS BY-PASS. 
TAGS: BTIO, SY 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/3c42f96d-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 
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